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SUBJECT: HAUS DES HANDWERKS 

REF: BERLIN 5299 AND 5337 

1 . ON MARCH 3 THE EMBASSY RECEIVED THREE COPIES OF THE LATEST FLOOR 
PLANS FOR HAUS DES HANDWERKS FROM DLA. NO ELECTRICAL PLANS 
WERE PROVIED. ONE SET OF PLANS BEING POUCHED TO JOHN 

CONDAYA N TODAY UNDER UNCLASSIFIED REGISTRY NUMBER 3080814. 

2. WHEN QUESTIONED, DLA REPRESENTATIVE HOFFMAN STATED 
THAT INTERIOR DRAWINGS SHOWING CEILINGS HEIGHTS, WINDOWS, 

DOORS, ETC( REF A, PARA E) ANDELECTRICAL DRAWINGS 

(REF A, PARA D) ARE NOTAVAILABLE. HOFFMANN FURTHER 
STATED THAT DLA IS STILL CONSIDERING LIST OF REQUIREMENTS 
( REF A). SUBMITTED TO DLA BY EMBASSY ON 23 FEBRUARY AND 
THAT NEITHER COST ESTIMATES NOR THE EXTENT TO WHICH THE 
DLA WOULD TRY SATISFY USG REQUESTS WEREAVAIABLE AT THIS 
TIME. WHEN ASKED, HOFFMANN STATED HE DID NOT KNOW HOW 
LONG IT WOULDBE UNTIL THE DLA WOULD RESPOND. IN THE 
MEANTIME, HOFFMANN SAID RENOVATION WORK WOULD CONTINUE 
IN ALL AREAS OF HAUS DES HANDWERKS. CONTINUATION OF 
WORK INAREAS WHERE DLA HAS BEEN OFFICIALLY REQUESTED 
TO STOP WORK HAS BEEN CONFIRMED BY SEABEE SURVEILLANCE 
TEAM. 

3. WE ARE AGAIN WRITING TO THE DLA, REQUESTING THEM TO 
STOP WORK IN THESE AREAS.COOPER 
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